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SUBJECT: SECURITY CONSTRUCTION - NEW OFFICE BUILDING LAGOS 

REF: STATE 172170 

1 . SINCE DALTON- JONES TELECON, TCU ALARMED AT PROPOSAL TO 
ASSIGN MSG'S AND SEABEE ONLY DURING FINAL PHASES OF FINISHING 
WORK. THIS PROMTED RE-CONSIDERATION OF SEABEE ASSIGNMENT FOR 
EARLIER DATE. 

2. EXTERIOR BUILDING WALL CONSTRUCTION ON FOURTH FLOOR WHERE 
COMMUNICATIONS VAULT IS LOCATED HAS COMMENCED. IN TWO WEEKS 
WALT. WILL ENCIRCLE VAULT AT EAST SIDE OF BUILDING. THIS WILL 
PRESENT PROBLEM AS TWELVE INCH GAP BETWEEN THE TWO WALLS WILL 
CREATE ENCLOSURE. ITSWILL BE IMPOSSIBLE AT LATER DATE TO 
INSPECT ENCLOSURE FOR FOREIGN OBJECTS OR EXTRANEOUS WIRING. 

3. SOME INTERNAL FINISHING WORK HAS STARTED; FOR INSTANCE 

PIPE CHASES WHICH WILL SERVICE THE TOILETS HAVE BEEN POSITIONED 
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IN THE VAULT. CONDUIT RUNS AND OPENINGS ARE PROJECTED 
FOR SEPTEMBER. ROOF PENETRATIONS ARE SCHEDULE FOR LATE 
AUGUST. WE HAVE NO FIRM COMMITMENTS ON INTERNAL 
FINISHING, E.G., PLASTERING AND OC WORK. 

4. FBO SUPERVISOR ESTIMATES DURATION OF VAULT PROJECT 
TO LAST UNTIL DECEMBER. 
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5. LAGOS 6737 DATED JUNE 15 PROVIDED DETAILED BREAKDOWN 
OF PRESENT COMPLEMENT MSG STRENGTH AND NEEDS. TWO 
WATCHSTANDERS ABOVE T/O WILL BE REQUIRED. LAGOS 
CURRENTLY UNDER TWO MSG'S RESULTING FROM TRANSFER OF ONE 
AND TDY STATUS OF ANOTHER. 

6. THERE IS NO DEFINED PERIMETER BARRIER AT THE NOB. 

A WOODEN FENCE BRACED BY SHEETS OF PLYWOOD. SEVERAL PARTS 
OF WHICH ARE NOT CONTIGUOUS IS TEMPORARY BARRIER AND WILL 
NOT STOP INTRUDERS. ONE LOCAL GUARD OF QUESTIONABLE RELIABILITY 
CONTROLS ACCESS TO GROUNDS. 

7. MSG'S AND SEABEE WILL BE QUARTERED AT GUEST HOUSE. 

WYMAN 
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